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Message Text 



UNCLASSIFIED 

PAGE 01 STATE 244728 

46 

ORIGIN FBO-06 

INFO OCT-OI NEA-IO ISO-00 A-OI /0I8R 

DRAFTED BY A/FBO:T ,AM AT ESKY/.THHOT ,MFS:.T AP 
APPROVED BY A/FBO:PRSEREY 

013524 

P 06230Z NOV 74 
FM SECSTATE WASHDC 
TO AMEMBASSY KATHMANDU PRIORITY 
INFO AMCONSUL CALCUTTA PRIORITY 

UNCLAS STATE 244728 

E.O. 11652: N/A 
TAGS: ABLD 

SUBJECT CONSTRUCTION KATHMANDU OB, PROPERTY 06460, 

TAX MATTERS 

FOR FBO LINEBERRY 

REE: (A) CALCUTTA OM 10/1 1/74, (B) CALCUTTA 2309 

1. DEPT. HAS REVIEWED CONTRACTOR'S LETTERS SUBMITTED WITH 
REE A, AND IT DEFERS ACTION ON EXCISE TAX QUESTION UNTIL 
RETURN TO WASHINGTON OE DEPT. ATTORNEY EAMILIAR WITH 
SUBJECT. 

2. DEPT, REJECTS REQUEST CONTAINED IN CONTRACTOR'S LETTER 
OF JULY 10 THAT USG PAY OR SEEK EXCEPTION TO CONTRACTOR'S 
QUOTE CONTRACT TAX AND INCOME TAX UNQUOTE. SECTION 50 
OF THE GENERAL CONDITIONS STATES THAT USG WILL REIMBURSE 
CONTRACTOR FOR TAXES THAT ARE DUE QUOTE IN CONNECTION WITH 
THE PROJECT UNQUOTE. INCOME TAXES ARE NOT OE THIS TYPE. 

3. IT IS COMMON KNOWLEDGE THROUGHOUT CONSTRUCTION INDUSTRY 
WORLDWISE THAT VARIOUS TAXES APPORTIONABLE BETWEEN THE CON- 
TRACTOR AND THE OWNER NEVER INCLUDE INCOME TAXES. INCOME 
TAXES ARE A PERSONAL TAX EOR WHICH CONTRACTOR IS ALWAYS 
REPEAT ALWAYS RESPONSIBLE. INGERSOLL 
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UNCLASSIFIED 



NNN 



*** Current Handling Restrictions *** n/a 
*** Current Classification *** UNCLASSIFIED 
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Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 06 NOV 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974STATE244728 

Document Source: CORE 

Document Unique ID: 00 

Drafter: LAMALESKY/JHHOLMES:JAP 

Enclosure: n/a 

Executive Order: n/a 

Errors: n/a 

Film Number: D74031 9-0538 
From: STATE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t19741 183/aaaahgwv.tel 

Line Count: 65 

Locator: TEXT ON MICROFILM, TEXT ON-LINE 
Office: ORIGIN FBO 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 

Reference: (A) CALCUTTA OM 10/1 1/74, (B) CALCUT, TA 2309 

Review Action: RELEASED, APPROVED 

Review Authority: golinofr 

Review Comment: n/a 

Review Content Flags: 

Review Date: 12 NOV 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <12 NOV 2002 by boyleja>; APPROVED <29 NOV 2002 by golinofr> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 



Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 

Status: <DBA CORRECTED> gwr 971 1 1 2 

Subject: CONSTRUCTION KATHMANDU OB, PROPERTY 06460, TAX MATTERS 
TAGS: ABLD, NP 
To: KATHMANDU 
Type: TE 
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